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ORIGIN SY-05 

INFO OCT-01 AF-06 ISO-OO OC-05 CCO-OO /017 R 

DRAFTED BY A/SY/NSU:RMNOWAKOWSKI:RLP 
APPROVED BY A/SY/FO:MGARRETT 
A/SY/NSU:RHDAY 
A/SY/FO:PSPAULDING 

126056 

R 182240Z JUL 75 

FM SECSTATE WASHDC 

TO AMEMBASSY LIBREVILLE 

AMCONSUL LUANDA 

INFO AMEMBASSY ADDIS ABABA 

CONFIDENTIAL STATE 170262 

COPY TO OC:KEN FORREST WASH DC 

E.O. 11652: GDS 

TAGS: ASEC, APER 

SUBJECT: SEABEE MATTERS 

LIBREVILLE FOR POIC SEABEE TEAM AND RSO; LUANDA FOR RSO; 
ADDIS ABABA FOR RSS 

1. SEABEE TEAM NEXT SCHEDULED FOR WATTS PROJECT AT LUANDA, 
TENTATIVELY TO BEGIN BETWEEN 1-15 AUG. 

2. IT IS POSSIBLE THAT PRIORITY OF LUANDA PROJECT MAY OVER- 
RIDE COMPLETION OF LIBREVILLE PROJECT. 

3. DO NOT PROCEED TO LUANDA UNTIL DIRECTED BY NSU, WASH. 
CONTINUE WITH PRESENT EFFORTS AT LIBREVILLE UNTIL FURTHER 
NOTICE. 

4. TO PREVENT LATER DELAY, OBTAIN ANGOLIAN VISA BEGINNING 
1 AUG. DURATION 10 WEEKS. 
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5. REQUEST RSO LIBREVILLE PROVIDE ASSISTANCE IN OBTAINING 
ANGOLIAN VISA. 

6. REQUEST RSO LUANDA MAKE TENTATIVE ACCOMMODATION ARRANGE- 
MENTS FOR THREE (03) SEABEES BEGINNING 1 AUG. 

7. REQUEST RSO LUANDA ADVISE NSU WASH DC ESTIMATED PER- 
CENT OF MATERIAL ON SITE, INCLUDING THAT WHICH IS TO BE 
PURCHASED LOCALLY. MATERIAL CRITICAL TO PROJECT START 
DATE. 

8. REQUEST RSO LUANDA NOTIFY NSU, WASH DC AVAILABILITY OF 
GOVT QUARTERS FOR SEABEE TEAM. KISSINGER 
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